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Message Text 

UNCLASSIFIED 

PAGE 01 MASERU 00735 28I104Z 
ACTION OC-06 

INFO OCT-OI AF-IO ISO-00 CCO-00 OCPE-00 SY-05 FBOE-00 
A-OI /023W 

01 1530 28II07Z/I0 

PR28I050ZMAR78 
FM AMEMBASSY MASERU 
TO SECSTATE WASHDC PRIORITY 8465 
INFO AMEMBASSY ACCRA 
AMEMBASSY GABORONE 
AMEMBASSY NAIROBI 
AMEMBASSY PRETORIA 

UNCLAS MASERU 0735 

DEPT EOR OC/PE, A/SY/NSU 

ACCRA FOR COMSPEC, NAIROBI FOR RCO 

PRETORIA FOR RSO 

E.O. 11652: N/A 

TAGS: AFAC, ASEC, NSU 

SUBJECT: MASERU CRU RENOVATIONS 

1. AFTER 7 MONTHS OF CONSTRUCTION WHICH SAW 6 SEABEES AT ONE 

TIME OR ANOTHER DURING A 5 MONTH PERIOD, MASERU’S CRU ADDITION/ 
RENOVATION IS NOW COMPLETE. THE EMBASSY WISHES TO THANK ALL THE 
SEABEES WHO WORKED SO HARD TO SEE THIS PROJECT COMPLETED, 
ESPECIALLY THE POIC CEl ROY MORROW AND BUC ROBERT WALTER WHO WERE 
ON SITE FOR THE ENTIRE CONSTRUCTION PERIOD REQUIRING SEABEE 
EXPERTIES. THE EMBASSY WISHES TO COMMEND ALL MEMBERS OE THE SEABEE 
TEAM FOR THEIR DEDICATION, INGENUITY AND EXPERTISE WHICH IS WELL 
ILLUSTRATED IN THE COMPLETED BUILDING. 

2. CEl MORROW AND BUC WALTER DEPARTED POST TODAY, MARCH 28, EOR 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MASERU 00735 281104Z 

JOHANNESBURG AND NAIROBI. 

STOKES 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 mar 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978MASERU00735 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 34-0348 

Format: TEL 
From: MASERU 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1 978031 9/aaaaapky.tel 

Line Count: 57 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 114281 bc-c288-dd11-92da-001cc4696bcc 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 1 0 may 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3183843 
Secure: OPEN 
Status: NATIVE 

Subject: MASERU CRU RENOVATIONS 
TAGS: AFAC, ASEC, NSU 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/1 14281 bc-c288-dd1 1 -92da-001 cc4696bcc 
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